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BILL NO. S-81-ll~<£(£ 


SPECIAL ORDINANCE NO. 




AN ORDINANCE approving Change Order 
No. 1, 311-80, Ranchwood, Federal 
Grant Number C-180599-06, in connection 
with the Board of Public Works. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE 

CITY OF FORT WAYNE, INDIANA: 

SECTION 1: That Change Order No. 1 for 311-80, 

Ranchwood, Federal Grant Number C-1805599-06, to L. W. Dailey Inc. 

in connection with the Board of Public Works, for: 

additional quantities needed due 
to minor realignments generated 
by conflicts with existing 
utilities causing the sewer to 
be relocated in the street, 

in the amount of $8,762.00, as set out in the specifications, 
which are on file in the Office of the Board of Public Works and 


are by reference incorporated herein and made a part hereof. 


be and the same is in all things ratified, confirmed, and approved 
SECTION 2. That this Ordinance shall be in 



full force and effect from and after its passage, approval by the 


Mayor. 


Approved as to form and 

LEGALITY THIS go DAY 
OF UbV _1981. 


brtceo^^b^xbe^erV'city ATTORNEY 









Read the fip 
seconded by 


tst tinte in full and on motion by 
fV , and duly^d 9 pte 


by title and referred to the Committee 
Plan Commission for recommendation) and Publ 
due legal notice, at the Council-Chambers, Clhy=i 
Indiana, on_ 


icil-Chaffibe 
, the 


the second time 

(dnd the City 
ing to be_Jzeld after 

ing, Fort Wayne, 
day of 


DATE: 




o'clock M.,E.S.T. 


CHARLES W. WESTERMAN' 

CITY CLERK 

Read the third t/^fe.inj^l an^on motion by /2> 

seconded by_, and duly adopted, placed on its 

passage. PASSED '(iO^r)—by 7 the following vote: 


ABSTAINED 


TOTAL VOTES 

BURNS 

SISBART 

GiaQUINTA 

NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

5CH0MBURG 

STIER 
TALARICO 








CHARLES W. WESTERMAN - CITY CLERK 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (ZONING MAP) (GEN ERAL) _ 1ANNEXATXQN) jfi (SPECIAL) 
(APPROPRIATION) ORDINANCE (RE SOLUT I ON) No, 

on the day Qf 19 / 


(SEA 


CHARLES W. WESTERMAN - CITY CLERK 




PRESIgpfNG OFFICE 
Presented by me to the Mayor of the City of Fort Wayne, Indiana, 


_ d ay of 

o ' clock t/T. 




at the hour of 



Approved and signed by me this _ 

19 <l\ , at the hour of__o'clock 


CHARLES W. WESTERMAN 

_ 


CITY CLERK 
_day of W. 



J A*- 


WINFIELD C. MOSES, JR. 

MAYOR 
























































































S-81-11-66 


REPORT OF THE COMMITTEE ON CITY UTILITIES 

WE, YOUR COMMITTEE O N Clty _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order No. 1, 311-80, Ranchwood,. Federal 
Grant Number C-180599-06, in connection with the Board ;'c5f Public 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE S — P^SS. 

PAUL M. BURNS, CHAIRMAN 


VIVIAN 

G. SCHMIDT, 

VICE CHAIRMAN 

BEN A. 

EISBART 


SAMUEL 

J. TALARICO 

. 

ROY J. 

SCHOMBURG 




c.A Cfk i 


frM t- r 


Y'J f 




_ 































i iiLb OF ORDINANC E Change Order #1, 311-80, Ranchwood , Federal Grant #C-1 80599-06 
DEPARTMENT REQUESTING ORDINANC E BOARD OF PUBLIC WORKS ~~ 

SYNOPSIS OF ORDINANCE Change Order #1, 311-80, Ranchwood, C-180599-06.' L. W. Dailey, 
Inc. - Contractor. This Change Order is due to additional quantities are needed due 
to minor realignments generated by conflicts with existing utilities causing- our . 
sewer to be relocated in the street. 


EFFECT OF PASSAGE 7116 continuation o£ the Ranchwood Sewer, Resolution 311-80. 


EFFECT OF NON-PASSAGE Above described Change Order will not occur. 



•^99 . 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $. 8 > 762 - 00 to be P aid for as follows 
75% EPA, 15% City Utilities, 10% State.' 


ASSIGNED TO COMMITTEE 































